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Message Text 


UNCLASSIFIED 

PAGE 01 BAGHDA 00667 231305Z 

51 

ACTION NEA- 10 

INFO OCT-01 EUR- 1 2 ISO-OO EB-07 /030W 

007808 

R211000Z JUN 75 
FM USINT BAGHDAD 
TO USDOC WASHDC 
INFO SECSTATE WASHDC 2118 
AMEMBASSY BEIRUT 
AMEMBASSY BRUSSELS 
AMEMBASSY KUWAIT 
AMEMBASSY LONDON 
AMEMBASSY PARIS 
AMEMBASSY TEHRAN 

UNCLAS BAGHDAD 667 

BEIRUT FOR RTDO 

E.O. 11652: N/A 
TAGS: BTIO, IZ 

SUBJECT: MAJOR PROJECT: TIKRIT WATER SUPPLY SCHEME 

1. 505/01/T-88 

2. 062175 

3. T.P. KILLOUGH 

4. 505 IRAQ 

5. N 

6A. DIRECTORATE GENERAL OF WATER AND ELECTRICITY 
PROJECTS, BAGHDAD 

6. B. DIRECTOR GENERAL 

6C. MINISTRY OF MUNICIPALITIES, BAGHDAD 

7. 21/75 

8. 072675 
UNCLASSIFIED 

UNCLASSIFIED 

PAGE 02 BAGHDA 00667 231305Z 

9. 201 
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10. CONSTRUCTION ON TURNKEY BASIS AT TOWN OF TIKRIT ON 
TIGRIS WATER SUPPLY SCHEME. WORK INCLUDES MANUFACTURE. 
CONVEYANCE TO, THE CONSTRUCTION, ERECTION AND TESTING OF 
CLARIFYING TANK, MECHANICALLY OPERATED SLUDGE SCRAPPERS, 
FLOCCULATION TANK, FLASH MICHER, ALUMUNIA DOSING APPARATUS, 
RAPID GRAVITY FILTERS, GROUND FILTER WATER STORAGE TANK, 

AIR BLOWERS, CHLORINATORS WITH PLATFORM WEIGHTING SCALES, 
ELECTRICALLY OPERATED LOW LIFT PUMPING UNITS, ELECTRICALLY 
OPERATED HIGH LIFT PUMPING UNITS, ELEVATED SERVICE TANK, 
SWITCHBOARD AND INSTRUMENT PANEL, CABLES, WATER METERS, 
PUMP AND FILTER HOUSE BUILDING, LOW LIFT PIT ELECTRIC 
LIGHTING, SUCTION MAINS, SUCTION WELL PUMPING MAINS TO 
ELEVATED SERVICE TANK, SEWAGE DISPOSAL SYSTEMS AND ALL 
VALVES, PIPES, PRESSURE GUAGES AND OTHER APPARATUS, 
APPENDAGES AND CONNECTIONS PLUS ALL MATERIALS AND LABOR. 
PROJECT ESTIMATES THAT TIKRIT'S FUTURE CONSUMPTION 

OF WATER WILL BE 2.9 MILLION GALLONS PER DAY. 

COPY OF GENERAL CONDITIONS, SPECIFICATIONS AND BILL OF 
QUANTITIES AND FORM OF SUMMARY OF TENDER AIRMAILED USDOC. 
INTERESTED US FIRMS ADVISED CABLE FOR OWN 
COPY. 

1 1 . TENDER FUNDED BY GOVERNMENT. NOTE: TIKRIT IS 
NATIVE TOWN OF SEVERAL OF HIGHEST RANKING POLITICAL 
LEADERS OF IRAQ. 

LOWRIE 


UNCLASSIFIED 


NNN 
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Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 JAN 1994 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 21 JUN 1975 

Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 JAN 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1975BAGHDA00667 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: D750217-1104 
From: BAGHDAD 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1975/newtext/t19750626/aaaaaxhb.tel 

Line Count: 86 

Locator: TEXT ON-LINE, ON MICROFILM 
Office: ACTION NEA 
Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 2 

Previous Channel Indicators: n/a 
Previous Classification: n/a 
Previous Handling Restrictions: n/a 
Reference: n/a 

Review Action: RELEASED, APPROVED 
Review Authority: ShawDG 
Review Comment: n/a 
Review Content Flags: 

Review Date: 14 FEB 2003 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <14 FEB 2003 by PhilliR0>; APPROVED <10 MAR 2004 by ShawDG> 

Review Markings: 

Margaret P. Grafeld 
Declassified/Released 
US Department of State 
EO Systematic Review 
06 JUL 2006 


Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 
Status: NATIVE 

Subject: MAJOR PROJECT: TIKRIT WATER SUPPLY SCHEME 
TAGS: BTIO, IZ 
To: COM 
Type: TE 
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